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THIS IS UNEVALUATED INFORMATION 


c powa: lea the Ringacienm government to resume the 


1. A shortage In elect 


terans-Tieza irrigation prejest, which was interrupted by World Wer IT. The 
Largest single plant unter this project is the partially completed one at 


Tiezal@p. 


it, of the TiszalSk reservoir will have a capacity of 
> Of three turbines and it is hoped that, with 

= gyerage water Level of the Meza, it will be able 

: y &5-60 kwh (sic) of power im a year. This quantity 

ef power would mea a saving of 10,000 carloads of coal. 


2. The hytro-elestric pias 
10,000 Ew. Ih will « 


Lets £ow of three locks, each with a clearance 

tT 3 signed to raise the water level of the Tisza to a 
height of 7 1, vs. Along the regervoir a L7-meter-wide and 85-meter- 
long tavigatle sluice tp belng Milt for the accommodation of 1,000-ton ships 
and barges, As a vesulh the Nees will become navigable as far as Tonbrdad. 
The reservoir will supply. at mean water Level, 60 cubic meters of water 

per mimche for the main trane-Tisza cemal. ‘This canal. will cress the ALf6Ld. 
(the Great Plain} tm a length of 97 km. of which 25 km. are completeds it 
will empty through the Pere shyé Eiver into the Kér8e River. 


ME Ces Ss 


4. The PisezalSk consteuction peodect is under the direction of the Russian 
engineer Fliava (fou). According te the plans, 6 million cubic meters of 
earth will bé moved and 100,000 cutic meters of concrete and reinforced 
concrete walle wili be built, requiring 25,000 carloads of cement and 320 
carloads of reinforcing comerebo; iz. addition, 120,000 cubic meters of gravel 
aud 95,000 vubie meters of ; ‘will be used. It is planned to enploy 
approx i.ma? 2,509 tons of stecl Flooring for the foundation as protection 
agarost ur ; 


OLL Wwaher. 


5. The entire machine equipment will be manufactured in Tumgary, for the most 
te of the Ganz company. Work on the project was begun 
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